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SAPE_ 22833 


Contract No. AF33(600)35906 
Amendment No. 1 


Heller, Raymond & Brown, Ine. a 
State College, Pennsylvania Z 


Gentlemen: 


1. This document constitutes Amendment No. 1. to Contract 
No. AF33(600)~35906 between Heller, Raymond & Brown, Inc. and 
the United Statea of America, and amends the contract as herein- 
after set forth. , 


2. The Government requires additional equipment and improve- 
ments to other equipment on order which the Contractor has the 
facilities and technical capabilities to develop and improve on 
an expedited basis; therefore, it is in the best interest of the 
Government thet the contract be amended accordingly. 


. 3. Part I to-the Schedule of Contract No. AP33(600)-35906 
i he amended and the following added: 


"“(a) To eonstruct five 50-300 MC/S preamplifiers for 
use with System VI in accordance with your letter 
No. 666 dated 26 December 1957. You are further 
authorized to proqure parts necessary to manu- 
facture an additional three unite. 


(e) Yo provide four spiral antennas for the 50100 
MC/S range with dimensions not to exceed 11-3/li" 
by 13" x 4", 


{f) To modify the PRF indicator in accordance with your 
letter No. 61 dated 6 November 1957. 


(g) To crate and ship PRF indicators in accordance with 
written instructions from the Contracting Officer. 


(nh) To perform certain environmental testing; provide 
DC to DC converter and related work for preampli-+ 
fiers per attachment entitled "Additional Fund for 
Preamplifier". This was included in your letter 
No. 61 dated 6 November 1957." 2 
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bh. Part IVT ~ Estimted Cost and Fixed Fee, of the Contract 
Gehefule ie deleted in its entirety and saa following substituted. 
iu iteu thereof: 


"{e) The extimsted cost of the performance of this 
eowbrest exclusive of the fixed fee, 1s OE 
SIX POLLARS AND FORTY 81x cents ($197,256.46). 
(p) ‘The fined-fee for partes of this contract 
ASD NINETY vive CBNTS ($13,607.95 )*. 


S, 411 other terns, conditions and requirements of Contract 
sipaa(o0)- 96906 renain unchanged. 


& Please indicate your receipt of this Amenditent No. 1 to 
Contrast Ho. A¥33(600)-35906 and your secuptance thereof by execu- 
ting the origins] and two copies of this Amendment. Return the 
fully executed original an& one copy of this Amendment to the 
widersigped and retein the remaining copy for your files. 


Very truly yours, | 


25X1A 


Contracting Officer 


25X1A 
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